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RULES  AND  REGULATIONS  FOR  CARRYING  OUT  THE  PROVISIONS 
^%Bim^GmiY  REUEF  APPROPRIATION  ACT  OF  1935  (PUR 
S&  NO.  11-74TH  CONG.)  WHICH  RELATE  TO  THE  ELIMINATION 

OF  HAZARDS  TO  LIFE  AT  RAILROAD  „?^i?^^',^^wAY 
CORDANCE  WITH  THE  PROVISIONS  OP  THE  FEM»AL  HIGHWAY 

ACT 

(GRADE  CROSSINGS) 
DEFINITIONS 

Section  1.  For  the  purpose  of  these  rules  and  regulations,  the  foUowing  defini- 

%'e1em ''/ct  "'Smlf mean  those  provisions  of  the  Emergency  Relief  Appro- 
priaUon  Tct  of  1935  (Pub.  Bes.  No  ll-74th  Cons.)  y^Hich  provide  for  the 
Kiiation  of  exisiing  hazards  to  Ufe  at  railroad  grade  cro^^sings,  including 
Se  seSon  orVrotStion  of  grades  at  crossings,  the  reconstruction  of  existing 
raiS  grade^rossing  structures,  and  the  relocation  of  highways  to  eliminate 
^drcrossingTin  accordance  with  the  provisions  of  the  Federal  Highway  Act 
ITamended  nnd  supplemented  and  subject  to  the  provisions  of  section  1  of  the 

^^The "lenn  ''st''te'"^S  used  Sin  shall  include  the  Territory  of  Hawaii  aad 

*^Tl!e  te"m  ''^LSetary^'*  shall  mean  thw  Secretary  of  Agriculture  of  the  United 

^^mS'term  "Works  program  grade-crossing  funds  -  ^■hall  mean  the  $200,000,000 
of  plaeraT  funds  allocated  by  Iho  President  under  the  net  and  any  further 
sunis  allocated  and  apportioned  to  the  several  States  by  the  Secretary  of 
Agriculture  for  the  elimination  of  hazards  to  life  at  railroad  grade  erodings,  in 
aSJrdance  with  the  provisions  of  the  Federal  Hifway  Act  as  amended^au^ 
supplemented  and  subject  to  the  provisions  of  section  1  of  the  act  of  June  18» 

^^I1-ojt?tflocatol  oil  the  Federal-aid  highway  system  outside  of  municipalities 
involXg  t he  use  of  such  funds  shall  be  designated  "  U.  S.  Works  Program 
Iwl-rrnssine  Prolect  No  WPGH  — ."  Projects  within  municipalities,  whether 
O^tf^tSiren^fon^^^^^  Federal-aid  highway  system  into  -jd  throu^U 
such  municipalities,  involving  the  use  of  such  funds  shal  be  designated  U.  S. 
WorlS^  mg^m  Grade-Crossing  Project  No.  WPGM  Projects  located  on 

secondary  or  feeder  roads  outside  of  municipalities  involving  the  use  ^s^h 
S  il  be  designated  "  U.  S.  AVork.  Program  Grrde-Crossing  P™j^  No. 
wpGS  — "  Anv  signs  which  may  he  displayed  on  any  such  project  for  ttie 
purpose  of  its  idcntitication  by  tirms  or  individuals  to  whom  any  «>ntMct  for 
Its  construction  is  awarded  shall  refer  to  the  project  by  the  appropriate 

~tlrm%p^^^^^  refers  to  the  amounts  which  have  hoen  placed 

to  Ihe  credit  of  the  individual  States  by  the  Secretary  s  certificate  of  appoi- 
tionme^tS  June  3.  1935,  &r  the  eliminaUon  of  hazards  to  life  at  railroad 

^"tecond^Tor  feeder  roads"  for  the  purpose  of  these  regulationgirtaU^be 
defined  as  roads  outside  of  municipalities  and  f^'f^^ 
which  are  not  included  in  the  approved  Federal-aid  highway  system  or  exten- 
sions tl  oreof  into  and  through  municipalities. 

A  "  munTcipalitv  "  shall  be  construed  to  mean  a  populous  community,  general  y 
of  deS  area  usually  organized  pursuant  to  law  into  a  body  politic  am th 
^v^n^n^t'^^oltin^ns  succession  and  for  the  purpose  and  with  Uxe 
authority  of  subordinate  local  self^ovemment. 

«147»-«t  "3  O  § 
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INITIATION  OF  PROJECTS 


Sbd.  2.  All  projects  under  this  act  shall  he  initiated  by  the  States  and  sub- 
mitted in  the  same  manner  as  other  Federal-aid  projects,  and  all  such  projects 
shall  be  subject  to  all  of  the  provisions  of  the  rules  and  regulations  of  the 
Secretary  of  Agriculture  for  administering  the  Federal  Highway  Act,  as  liere- 
tofore  promulgated,  except  such  proviaions  as  are  inconsistent  or  in  conflict  with 
these  rules  and  r^;ulations. 

APPLICATION  OF  FUNDS  TO  PROJECTS 

Sbc*  3.  The  funds  apportioned  to  any  State  under  the  act  shall  be  applied 
to  projects  which  eliminate  the  hazards  to  life  at  railroad  grade  crossings 
without  limitati<m  as  to  location  of  projects,  except  that  not  less  than  25  per- 
cent of  a  State's  apportionment  sliall  he  expended  for  eliminating  the  hazards 
to  life  at  railroad  grade  crossings  with  secondary  or  f(^eder  roads  as  defined 
herein  unless  a  lesser  percentage  is  approved  by  the  Secretary  upon  a  satis- 
factory showing  by  the  State  as  contemplated  in  section  1  of  the  act  of 

June  18,  1934  (48  Stat.  993). 

To  secure  a  reasonably  equitable  distribution  of  benefits  to  the  individually 
operated  railroads  in  a  State,  projects  shall  be  apportioned,  within  practical 
limits,  to  the  individually  operated  railroads  in  such  manner  that  the  total 
cost  of  the  project  or  projects  for  the  elimination  of  hazards  to  life  at  rail- 
road grade  crossings  on  any  individually  operated  rnilroad  shall  have  ap- 
pntximately  the  same  relation  to  tlie  total  apportionment  to  the  State  as  the 
miloa??e  of  railroad  owned  or  operated  by  such  railroad  bears  to  the  total 
mileage  of  railroads  owned  or  operated  in  the  State.  For  this  purpose  data 
obtained  from  the  Interstate  Commerce  Oommission  will  be  furnished  the  State 
showing  the  mileage,  exclusive  of  trackage  rights,  owned  or  operated  on  De- 
cember 31,  1934.  by  the  individual  class  1  railroads  in  the  State  together  with 
the  mileage  of  all  other  classifications  of  railroads  owned  or  operated  in  the 
State. 

The  mileasre  of  hidi-speed  electric  railway  lines  in  any  State  may  he  con- 
sidered in  connection  with  the  programming  of  projects,  in  which  event  such 
mileage  shall  be  reported  by  a  State  highway  department  when  submitting 
the  first  increment  of  its  program.  Nothing  in  this  method  of  distribution 
of  projects  shall  operate  to  prevent  the  elimination  of  hazards  to  life  at 
important  main-line  railroad  crossings  of  individually  operated  railroads  which 
railroads  may  have  only  a  relatively  small  mileage  in  any  one  State. 

Within  the  limitations  established  by  these  rules  and  regulations  the  funds 
apportioned  shall  be  available  to  pay  the  entire  cost  of  projects  of  the  follow- 
ing character,  exclusive  of  any  charges  for  rights  of  way  and/or  property 
damage : 

a.  The  separation  of  grades  at  crossings. 
6.  The  protection  of  grade  crossings. 

o.  The  reconstruction  of  existing  railroad  grade-crossing  structures, 
d.  The  relocation  of  highways  to  eliminate  grade  crossings. 
The  separation  of  grades  at  crossings  may  be  by  underpass  or  overpass  and 
may  include  any  necessary  track  elevation  or  depression  and  such  additional 
work  as  may  be  required  by  changes  in  grade  or  alinenient  of  the  highway  or 
relocation  of  the  highway  or  railroad  tracks.  Works  Program  grade-crossing 
funds  may  be  used  in  combination  with  funds  from  other  sources  for  the  accom- 
plishment of  projects  of  greater  magnitude  than  would  be  possible  with  Works 
Program  grade-crossing  funds  alone.  The  proper  approach  to  a  structure  elimi- 
nating a  grade  crossing  frequently  Involves  major  changes  in  highway  aUne- 
ment  which  may  be  a  part  of  a  comprehensive  complete  relocation  of  the  highway. 
Under  such  conditions,  and  under  all  other  conditions,  the  cost  of  relocating  and 
con-^^tructing  the  highway  approaches  to  grade-separation  structures  chargeable 
to  Works  Program  grade-crossing  funds  will  be  limited  to  work  actually  neces- 
sary and  performed  Avithin  1,500  feet  on  each  side  of  the  nearest  track  of  the 
crossing  measured  along  the  center  line  of  the  highway  improvement. 

The  protection  of  railroad  grade  crossings  shall  be  accomplished  by  means  of 
approved  flashing-light  signals,  unless  greater  protection  is  desdred  than  Is 
afforded  by  flailing  lights,  in  which  event  the  installati<m  of  crossing  gates, 
trriers,  or  other  somewhat  similar  devices,  which  are  sattafaetory  to  the  State 
iway  department  and  the  affected  railroad  company  may  be  submitted  for 
>vaL  Railroad  grade-crossing  protection  devices  of  the  flashing-light  type 
ewform  to  the  requirements  for  this  type  of  signal  as  outlined  in  memo- 
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randft  to  district  engineers  on  this  subject  issued  by  the  chief  of  *e JBraeau  ^ 
Publfc  rSs  dates  of  April  6.  1934,  July  18,  1994,  August  15,  1984, 

SiS^b?!  f  ^m^^^    December  20. 1984.  These  requirements  permit  the  use  of : 
Novembe  .  ij^^  standards  for  *toshlng-U^  signals  adopted  ^b^^^^ 

^  ^     joint  committee  on  grade-crossing  protection  of  the  Association  of 

American  Railroads.  .11  ™ 

(2)  Ftashing-light  signals  conforming  essentially  to  the  standards  rt'cum- 

mendii  by  the  joint  committee  on  grade-crossiug  protection  of  the 
Assertion  of  American  Railroads  which  ^^rry  additional  featu^ 
such  as  a  rotating  disc  or  other  devices  ^'l^ic^,?®  »^  .^P^L"? 
operation  or  detract  from  the  uniformity  or  utllUy  of  the  signal* 

(3)  A  wigwag  signal  of  the  magnetic  type  liavla«  standard  signs  and 
^  ^     mounting  height,  a  balanced  outline  reasonably  in  keeping  with  sta- 

Uonrry  lighte  with  backgrounds  and  an  aspect,  when  operating, 
essentially  the  same  as  flashing  lights. 

A  definite  agreement  between  the  State  highway  department  and  the  affected 
raUroS^P^  shall  be  entered  into  respecting  the  maintenance  of  such  in- 
KtiOM  a?d  no  Federal  funds  .hall  be  paid  for  any  i^^t^^^^^^'';^,  "^^^  ^f^l' 
S-e?men?  Ss  been  tiled.  The  plans  and  specifications  J^^^/^^^ 
acter  shall  be  in  sufficient  detail  to  define  or  describe  the  exact  Mnd  and  quaUty 
of  material  miuire(l  or,  in  the  case  of  an  operating  medianlsm,  to  cover  fully 
?L  otsSal  r^uuiremeAts  of  the  operating  parts  so  that  there  may  be  effective 
SLretition  ii  the  pSase  of  nmterlals?r  parts  going  Into  such  instal  ations^ 

The  reS)^nctton  of  existing  railroad  grade-crossing  structures  shall  include 
strenltSS^and  wldeSg  w  a  relocation  and  rebuilding  of  the  structure  to 
Sde^pfoadi  aTSnt  adequate  lor  the  safety  of  highway  trafhc.  Tlie 
S^rof  relocating  and  constructing  highway  approaches  to  reconstructed  grade- 
^Lation  s?Juc?ures  chargeable  to  AVorks  Prograni  ^-f.Jf^^S' f e^r» 
he  limited  to  worlc  actually  necessary  and  pertoimed  within  ^^^^lJ^J%^ 
s?de  of  tlie  nearest  track  of  the  crossing  measured  along  the  center  line  of  the 

""'"iSTeloZTon  of'hlghways  to  eUmlnate  railroad  grade  crossings  shall  include 
the  ^SSittS  i  new  highway  facilities  or  the  reconstruction  of  existing 
SlhW^torodl  manner  that  traffic  following  the  new  or  reconstructed  r.mte 
wUl  n^^ounter  the  affected  crossings.  The  relocation  of  highways  to  ehmi- 
?ate  gract  crSngs  may  be  of  any  length  but  the 

tions  chargeable  to  Works  Program  grade-crossing  ^^^^ds  8^  "^^SS^and 

(1)  The  estimated  cost  of  Providing  grade-separation  stroctor^  ai^ 

approaches  thereto  for  the  crossings  eliminated  on  the  route,  or 

(2)  T^e  estimated  cost  of  providing  on  the  relocation  an  m^Provement 

to  modem  standards  with  a  surfacing  type  comparable  to  that 
existing  on  the  portion  of  the  route  so  relocated. 
The  estimated  Mst  of  providing  grade-separation  structures  and  approaches 
tJ^?o  wSfin  the  limits  prescribed  herein  shall  be  f  termuunl  and  ag^ 
mmn  hv  the  State  highway  department  and  representatives  of  the  aff«rted 
Sn?o-id  company    A  copy  of  s^ch  estimate  properly  approved  and  signed  by 
JeDreintTvS  of  thesoTgencles  shall  be  filed  with  each  project  of  this  charac- 
The  estTmated  cost  of  providing  on  the  relocation  an  Improvement  to  mod- 
el n  standards  wu^a  surfacing  type  Comparable  to  that  existing  on  the  portion  of 
tiie  loSte  i  Soi^tli  by  the  State  highway  department 

flTd  SoJSd  bythTdistrlct  engineer  of  the  Bureau  of  Public  Roads. 

Where  thf  cost  of  a  highway  relocation  to  eliminate  railroad  grade  crossings 
is  to  of  the  amoum  chargeable  to  Works  Program  grade-crossing  funds. 

provis^nriU  have  to  be  ma.le  to  complete  the  relocation  ^^;^th  funds  from 
StheJ  sources  before  approval  is  given  to  the  project.  Und^r  S^SiS 
iccounting  purposes,  it  mav  be  desirable  to  sectionaliae  tiie  work  into  different 
Sract"  o  h  the  event 'the  balance  of  the  relocation  is  to  be  undertaken 
wMth  Works  Program  highway  funds  tiie  two  sections  may  be  grouped  under 
r  s  ngle  ciitrac?  Sfigh  they  carry  different  project  numbers.  First-stage 
irldfng  ^nStion  will  be  acceptable  on  highway  relocations  o  eliminate 
g?i?^d  ^!^ss?ng8  provided  the  State  highway  department  will  undertake 
ft  commitment  for  future  surfacing  within  a  definite  date. 

WhSe  a  single  structure  or  relocation  eliminates  grade  crossings  over  tiie 
trSs  Vmorl  than  one  individually  operated  railroad,  tiie  <«8t  of  sn^ 
Snicture  o^Jefocation  shall  be  chargeable  to  work  performjj  on^^ 
railroads  in  the  ratio  which  the  number  of  traicks  of  eadi  IndivldBal  railroad 
bears  to  the  total  number  of  tracks  at  the  crosBlng. 
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The  funds  apportioned  under  the  act  shall  not  be  available  for  the  s^^^^^ 
of  grades  at  railroad  grade  crossings  on  a  newly  established  highway  roote 
wWch  is  ^Q%  essentially  a  relocation  of  an  existing  route. 

WBMCmm  OF  PBOJECTS 

Sec  4  Insofar  as  practicable  and  feasible,  projects  to  be  undertalieu  with 
Works  Program  grade-crossing  funds  shall  be  selected  on  the  individuaUy 
m,eJSed  railioads  with  respect  to  their  relative  traffic  hazards  aBd  the  igBSl- 
biU  7  of  providing  employment  in  areas  where  large  imeaaployinent  exists. 
Grule-Soss  ng  elimination  projects  wltWn  or  adjacent  to  the  larger  munlcipaU- 
Ues  whiS  a  e  manually  protected  and  which  are  used  by  a  considerable  volume 
oi  highway  J^c.  or  which  are  frequently  oecupied  by  train  movements  are 
S^iX  deSSbie  projects,  if  funds  are  avaUable  or  provision  has  been 
S  b7tl^  State  or  loia  authorities  for  the  settlement  of  right  of  way  cos^^s 
aS/or  orowrty  damage.  Every  effort  should  be  made  to  physicaUy  close  rail- 
?oad%-?de^Jolsfngs  the  use  of  which  is  practically  eliminated  by  the  reloca- 
ot  highwfv  routes  or  by  the  construction  of  separation  structures  in  the 
vidnitv  ofsuSl^  crosJn^s.  The  extent  to  which  raUroad  grade;^a;088tog  pro- 
tection miy  be  en  ployed  in  lieu  of  gradeHjrossing  eliminations  wltt  be  deter- 
mSed  by  he  State  highway  department  subject  to  the  condition,  however,  that 
Tportait  erodings  whi«ih  c«inot  be  ^^^^^  in  t^dtatoation  p^^ 
which  are  not  now  protected  by  acceptable  devices,  may  be  reqmrea  to  oe 
acceptably  protected  as  a  part  of  the  pr(«ram. 

PROGRAMS  OF  PROJECTS 

Sec  5  Each  State  highway  department  shall  prepwte  to  tabular  form,  for 
eac^of  the  hereinbefore  mentlimed  das^cations  of  projects,  programs  ox 
moused  Works  Program  grade^^rossing  projects  to  be  undertaken,  grouped 
fo^Si  indiiSually  operated  railroad,  indicating  the  project  number  county, 
iSLtton  prOTOsed  character  of  work,  estimated  man-hours  of  employment, 
SJted  Slty  and  cost  of  the  principal  kinds  of  materials  entering  uUo 
S^work.^he  estimated  total  cost,  and  the  amount  of  Works  Pfogr^  grade^ 
^issin?  funds  desired  for  each  project.  The  tabulationsfw  eadl^S^«tion 
nf  nroi.'cts  shall  be  totaled  with  respect  to  number  of  croBStngs,  man-hours  of 
emn'A  pent  e^Vimated  cost  of  materials,  estimated  total  cost,  and  the  Mnount 
Wu-  k  pVo'-rmn  grade-cro^  fnnds  desired.  Bach  State  highway  depart- 
ment shall  conSerwifttJe^tatl  reUef  administrator  and  the  State  adm  ms- 
^•a?or  of  the  Works  Progre^^  Administration  in  an  en.^eavor  to  select  projects 
iof  whteh  sSlSnTlSbofTs  availab^  locally  from  relief  rolls.  The  programs 
i  be  ac?SmSed  by  Federal-aid  progress  maps  indicating  m  diagrammatic 
Sm  tte^atton  of  projects,  their  classification,  and  estimated  cost  The 
w^am!  STsiibmitted  in  whole  or  in  part,  except  that  no  progr^w«l 
hl^n.TdeSd  for  projects  invcdving  less  than  25  percent  of  a  State's  aroortion- 
ment  unlei  m?d  Idditions  made  possible  by  contract  prices 

't^S  T^^S^'^S^  for  the  complete  utilization  of  the  funds  avaU- 
«We  to  a  SniFe  shall  <Sntlin  a  list  of  contingent  projects,  in  order  of  priority 
whiVlJ  will  be  4der^^^  in  the  event  projects  on  the  regular  program  faU 

'""•Sr^r^m!  t^uf  prepared  shall  be  submitted  to  the  district  engineer  of 
fhrRn^^MrS  l^iblic  Roads  for  examination  and  review.  Upon  receipt  of 
fdviSXS  Wm^thaf  the"  ^re  satisfactory  to  -commend  for  approv^^ 
shnll  then  be  submitted  by  the  State  highway  department  to  the  ^g®^ 
o?  the  National  Emergency  Council  and  the  State  ^dminis^tor  of  the  Works 
Progress  Administration  for  concurrence  in  » jecommendatiOT  of^pr^^^ 
before  being  returned  to  the  district  engiu^r  of  the  Bureau  of  Publ^  Boads  for 
^a^smittal  to  the  headquarters  offlce  of  the  bureau  for  final  action. 

BASIS  OF  APPROVAL  OF  PROJECTS 

«?Fr  fi  \\\  in-oiects  proposed  bv  a  State  highway  department  shaH  be  meaa- 
ur?d  for  apprivaf on  the  basis  of:  (1)  Providing  the  ^"^j!"* 
of  emplovment  on  the  project  at  a  total  cost  to  the  Federal  Oov«Bm«Bt,  in 
cLlSS  labor,  materialsrand  all  other  i^,f^\^^T*^  S 
not  67  ceeding  $1,400  per  man-year,  or  (2)  that  40  pemeot  of  the  towi  eon  w 
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«iP  nrdect  including  the  cost  of  private  property  necessary  to  acquire  in 

?ndeSiTng  the  project,  go  to  persons  ^^S^^^l ^«  a'iJi^™ 
properly  chargeable  to  the  cost  of  a  project  on  wUch  one  of  the  above  measures 

of  Pa>^ticJ*«°f,/^S?„^^^^  to  the  allocati.r.  of  f un<ls  under  the  act 

(May  16  1935)  for  surveys  and  the  preparation  of  plans  for 
projects  which  are  approved  for  construction,  except  tliat  no  part 
of  the  expense  of  maintaining  an  overliead  organizati^  of  a 
State  highway  department  or  other  agency  cooperating  Witt  the 
State  in  undertaking  the  work  shall  be  included  in  sndi  cost; 

6.  Engineering  costs  for  supervision  of  construction ; 

c  All  construction  costs  whether  by  contract  or  force  account,  except 
'  that  no  reimbursement  will  be  made  for  the  use  of  publicly  owned 
equipment  whether  owned  by  the  State,  county,  or  other  poUUcal 

subdivisicm.  ,  ^,    _  ,     ,  ^ 

TiDon  the  completion  of  any  project  the  total  obligation  of  the  Federal  Gov- 
ernment toward  its  improvement  payable  from  Works  Program  grade-crossing 
funds  shall  not  exceed:  (1)  The  man-hour  expenditure  for  total  estlDMlted  <Mrt 
of  the  project  on  which  the  project  was  approved,  mulUpUed  by  Oie  number 
of  man  hours  of  employment  actually  given  on  the  job  as  determined  by  the 
accumulative  totals  for  administrattve,  executive,  and  supervisory  employees, 
and  skilled,  intermediate  grade,  and  unskilled  persons  employed  on  the  work 
during  its  prosecution;  or  (2)  a  figure  representing  liVg  times  tlie  amounts  paid 
to  administrative,  executive,  and  supervisory  employees,  and  skilled,  inter- 
mediate grade,  and  unskilled  persons  employed  on  the  work  during  its  prosecu- 
tion less  the  cost  of  private  property  acciuired  for  the  project.  If  any  State 
higliway  department  tlesires  to  undertake  work  of  a  type  or  character  in  which 
the  total  cost  is  in  excess  of  the  cost  limitations  on  which  a  project  nwj  be 
approved  for  full  Federal  participation,  su<*  project  may  be  approved  provided 
that  the  obligation  of  the  Federal  GovMumwit  is  limited:     .   ,   ^  ^  ^ 

a.  To  $1,400  per  man-year  of  employment  or  its  equivalent  of  90  cents 
man-hour  of  employment  for  the  number  of  man-hours  of 
^ploymeat  actually  given  on  the  project  under  the  conditions  of 
employment  hereinafter  given ;  or 
6.  To  a  figure  representing  21/2  times  the  amounts  paid  to  administra- 
tive, executive,  and  supervisory  employees,  and  skilled,  intermedi- 
ate grade,  and  unskilled  persons  actually  employed  on  the  project 
under  the  conditions  of  employment  hereinafter  given,  less  the 
cost  of  private  property  acquired  for  the  project. 

SCBTKra  PLANS.  SPBCIFICATiONS,  BTC 

Sec  7.  Surveys  and  plans,  specifications,  and  estimates  for  all  projects  in 
each  State  shall  be  prepared  under  the  immediate  direction  of  the  State  highway 
department  and  the  construction  involved  shall  be  under  the  Immediate  sup^ 
vision  of  the  State  highway  department  The  State  hi^way  department,  if  it 
so  desires,  may  utilize  the  services  of  the  engineering  organizations  of  the  af- 
fected railroad  companies,  or  the  engineering  oi^anlzatlons  of  consulting 
^igineers  for  the  preparation  of  plans  for  any  project.   Inasmuch  as  the  Federal 
Hl^way  Act  requires  each  State  to  maintain  at  its  own  expense  a  State  high- 
way department  having  adequate  powers  and  suitably  equipped  and  organized 
to  discharge  the  duties  required  by  the  legislation,  no  part  of  the  cost  of  main- 
taining a  central  office  organization  of  the  State  highway  department  or  of  rail- 
road or  consultants'  engineering  organizations  which  may  be  utOlzed  by  the  State 
in  the  conduct  of  the  work  under  this  act  will  be  paid  with  Federal  funds. 
Engineering  charges  reimbursable  wltti  Federal  fonds  will  be  confined  to  the 
payment  of  salaries  of  Individuals  actually  employed  in  the  preparation  of  such 
plans  and  spedAcattons.  The  funds  apportioned  shall  not  be  available  for  the 
payment  of  any  portion  of  the  cost  of  surveys  and  the  preparation  of  plans 
incurred  prior  to  the  approval  of  the  allotment  of  funds  for  this  purpose  on 
May  16,  1935,  and  no  part  of  the  cost  of  the  surveys,  plans,  and  engineering 
supervision  of  construction  will  be  paid  to  any  State  which  restricts  employ- 
ment of  engineers  on  such  work  to  residents  of  the  State.    The  design  require- 
ments for  highway  bridges  as  contained  in  the  standard  specifications  '^hU^ 
way  bridges  adopted  by  the  American  Association  of  State  Highway  OfBcSaim 
shall  obtain  with  respect  to  structures  carrying  highway  traffic  over  theraUr 
roads.  The  design  requlremeits  of  the  American  Railway  Bngineering  Asaoeiar 
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tion  shall  obtain  with  respect  to  structures  carrying  railroad  traffic.  Baflroad 
Clearances  in  general  slmU  conform  to  Uiose  in  effect  on  the  individual  railroads 

METHODS  OF  WNDBBTAKING  WOBE 

Sec  8  Wherever  feasible  and  practicable  the  contract  method  shall  be  fol- 
lowed in' nerforminK  work  of  eliminating  hazards  to  life  at  railroad  grade  cross- 
tnOL  Ww-k  necessary  for  the  maintenance  of  railroad  traffic  including  tempo- 
Sry  support  trestles,  track  adjustment,  signal  adjustment,  the  rearrangement 
of  telephone  and  telegraph  lines  on  railroad  right  of  way.  and  the  adjustment 
of  existing  drainage  facilities  may  be  undertaken  on  a  force«eeoant  basis  by 
the  railroad  company  with  its  own  forces.  ,  *  „ 

Where  a  State  highway  department  Is  organized  and  equipped  to  undertake 
nroiects  on  a  day-labor  or  force-account  basis  or  desires  to  utilize  the  services 
of  other  efficient  organisations  similarly  organized  and  equipped  to  undertake 
nrojects  on  this  basis,  approval  may  be  given  to  this  latter  method  of  under- 
biMnK  the  work  on  particular  projects.    On  all  work  undertaken  on  a  contract 
orforee-account  basis  the  specifications  shall  stipulate  the  minimum  man-hours 
of  employment  established  for  the  project  or  the  minimum  percentage  of  tiie 
total  cost,  including  the  cost  of  acquiring  any  private  property  necessary  for 
the  project,  which  shall  be  paid  to  persons  actually  employed  on  the  work,  and 
no  contract  shall  be  awarded  or  force^iceowit  work  approved  on  a  basis  which 
will  provide  less  than  the  required  man-hours  of  employment  or  the  required 
nercentaee  of  total  cost  as  defined  to  go  to  persons  actually  employed  on  the 
work,  unless  the  State  highway  department  is  willing  to  assume  the  additional 
cost  involved.    In  the  case  of  overruns  or  underruns  in  quantities  or  the  per- 
formance of  contingent  items  in  the  work  performed  on  a  contract  or  by  force 
account  the  minimum  number  of  man-hours  of  employment  to  be  given  on  the 
project 'or  the  minimum  percentage  of  total  cost  as  above  defined  whl^  shall 
be  paid  to  persons  actually  employed  on  the  work,  as  the  case  may  be,  shall  be 
appropriately  adjusted  on  the  basis  of  the  final  cost  of  the  project    The  specifi- 
cations shaU  not  describe  in  detaU  any  restrictive  methods  of  undertaking  the 
work,  but  the  contractor  shall  be  permitted  to  undertake  the  work  m  general 
conformity  with  the  approved  specifications  in  which  liand-labor  methods  shall 
be  permitted  to  the  maximum  extent  possible  on  any  detail  of  work  which  can  be 
imOertaken  by  such  methods  without  seriously  impairing  the  quality  of  the  work. 

ADVERTISEMENT  AND  AWARD  OP  COM1BACTS 

Sue  9  Before  contract  is  awarded  for  any  project,  bids  shall  be  requested 
by  advertisements  inserted  once  a  week  for  not  less  than  2  weeks  in  such 
i^wspapers  and/or  other  publications  as  will  insure  adequate  publicity.  Ihe 
award,  if  made,  shall  be  to  the  lowest  qualified  bidder  submitting  a  proposal 
in  conformity  with  tlie  specification  requirements. 

CONTKACTS  AND  CONSTBVCTION 

Sb3C  10  All  contracts  for  the  construction  of  Works  Program  grade-crossing 
nrojects  shall  be  entered  into  by  the  State  highway  department,  and  no  con- 
tract for  anv  such  project,  or  part  thereof,  shall  be  entered  into  or  award 
therpfor  made  by  any  State  without  prior  concurrence  in  such  action  by  the 
district  engineer  of  the  Bureau  of  Public  Roads. 

All  contracts  shall  contain  the  following  provision  with  respect  to  the  pur- 
chase of  materials  by  the  contractor  entering  into  the  wwk  tm  the  project: 

This  agreement  is  entered  into  on  the  basis  that  If  subsequent  legislation  shall  require 
olMCTvan?e  of  minimum  wages  and/or  maximum  hours  of  enrployment  and/or  1  mitation 
aftTa" p  of  employees  in  tlie  production  of  materials  or  other  supplies  Pl'^^^A^A,^^ 
the  contractor  and  entering  into  the  worlc  the  contract  shall  be  subject  to  m«M£ation 
fa  a^rdinw  with  sucb  rtatntoiy  requirements  to  the  extent  autioriaed  or  lequired 
1)7  law. 

Approval  will  not  be  given  to  any  procedure  or  requirement  desijrned  to  pre- 
vent the  award  of  contracts  to  qualified  contractors  nonresident  of  the  State 
in  which  the  work  is  located.  All  contracts  shall  contain  special  provisions 
prescribed  bv  the  Bureau  of  Public  Roads  to  give  effect  to  requirements  respect- 
ing wafies  hours  of  w(»rk.  conditions  of  employment,  etc.,  as  prescribed  by 
Executive  orders  and  contemplated  by  these  rules  and  regulatKms  afEecttng 
such  work. 
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WAGSS  OF  LABIA 

giDO.  11.  All  contracts  for  the  construction  of  grade-crossint^  projects  shall 
prescribe  the  minimum  rates  of  wages  as  predetermined  by  the  State  highway 
department  subject  to  the  ai»proval  and  in  conformity  with  standards  tixed  by 
the  Bureau  of  Public  Roads,  which  contractors  shall  pay  to  the  different 
classes  of  labor,  and  such  minimum  rates  shall  be  stated  also  in  tbe  advwliae- 
ment  for  bids  and  in  proposals  or  bids  which  may  be  submitted.  The  wage 
rates  so  detrained  shall  be  a  minimum  rate  for  unskilled  labor,  a  minimum 
rate  tw  labor,  intermediate  grade,  and  a  minimum  rate  for  skilled  labor.  The 
dasdflcation  of  labor  employed  on  grade-crossing  work  into  the  three  classes 
mentioned  shall  be  in  accordance  with  instructions  issued  by  the  Bureau  of 
Public  Roads.  The  minimum  wa?:o  rate  established  shall  be  reasonably  com- 
parable to  the  hourly  rates  paid  by  I  lie  State  highway  department  with  its  own 
funds  for  work  of  a  similar  character.  In  establishing  wage  rates  to  apply  to 
different  sections  of  a  State,  consideration  may  be  given  to  the  variation  in 
living  costs  in  the  different  sections  of  a  State.  All  contracts  for  ttie  ccmstrue- 
ticm  of  projects  under  these  rules  and  regulaticms  shall  require  that  tlie  wages 
of  all  labor  shall  be  paid  in  1^1  tendw  of  the  United  StJites.  This  conditioo 
will  be  considered  satisfied  if  pajnnent  is  made  by  a  n^tiable  check,  on  a 
solvent  bank,  which  may  be  readily  cashed  by  the  employee  in  the  immediate 
community  for  the  full  amount,  without  discount  or  coUectiou  charges  of  an; 
kind. 

EftlPLGTMENT  OF  LABOR 

Sbc.  12.  Ckmtracts  for  all  projects  shall  contain  stipulations  that  preferoioe 
in  employment  of  labor  shall  be  given  (exc^t  in  executive,  administrative,  su- 
pervisory, and  highly  skilled  positions)  to  persons  from  the  public-relief  rolls 
and  that  at  least  90  percent  of  all  persons  working  on  a  contract  shall  have 
been  taken  from  such  public-relief  rolls.  Only  persons  certified  for  assignment 
(o  work  by  the  United  States  Employment  Service  shall  be  employed,  subject  to 
the  exceptions  mentioned. 

No  person  under  the  age  of  16  years,  and  no  one  whose  age  or  physical  condi- 
tion is  such  as  to  make  his  employm^t  dangerous  to  his  health  or  safety  or  to 
the  h&BMb  and  safety  of  otiiers,  shall  be  employed  on  any  project.  This  para<- 
graph  shall  not  be  construed  to  operate  against  the  employment  of  physically 
handicapped  persons,  otherwise  employable,  where  such  persons  may  be  saf^ 
assigned  to  work  which  they  can  ably  perform. 

No  person  currently  serving  sentence  to  a  penal  or  correction  institution 
shall  be  employed  on  any  project. 

Only  one  member  of  a  family  group  may  be  employed  under  the  contract 
except  as  speciiically  authorized  by  the  Secretary. 

Except  as  specifically  provided  under  this  sedlon,  workers  who  are  qualified 
by  training  or  experience  to  be  afieigned  to  projects  of  this  charaeter  shall  not 
be  discriminated  against  on  any  grounds  whatsoever. 

All  contracts  shall  be  conducted  in  accordance  with  safe  working  conditicme^ 
and  every  effort  shall  be  made  for  the  prevention  of  accidents. 

The  wages  to  be  paid  on  projects  under  this  act  may  not  be  pledged  or 
assigned,  and  any  purported  pledge  or  assignment  shall  be  null  anil  void. 

HOURS  OF  LABOR 

SEa  13.  Contracts  for  all  projects  under  this  act  shall  contain  a  stipulati<» 
that  the  maximum  hours  of  work  for  manual  lal>or  shall  be  8  hours  per  day 
and  130  hours  per  month,  and  the  maximum  hours  of  work  for  clerical  and 
other  nonmanual  emploj'ees  shall  be  8  hours  per  day  and  40  hours  per  week.  It 
shall  not  be  considered  practical  and  feasible  to  apply  the  130-liour-per-month 
limitation  to  work  located  at  points  so  remote  and  inaccessible  that  camps 
are  necessary  for  housing  and  boarding  practically  all  of  the  labor  employed 
on  the  work  as  determined  by  the  State  highway  department  with  the  ap- 
proval of  the  district  engineer  of  the  Bureau  of  Public  Roads  prior  to  advertise- 
ment, provided,  however,  that  on  all  such  isolated  projects  the  maximmn  boara 
of  work  shall  be  8  hours  per  day  and  40  hours  per  week. 

CERTIFIED  PAY  BOLLS  TO  BE  FURNISHED 

Sec.  14.  The  specifications  for  each  project  shall  contain  a  provision  requiring 
the  contractor  and  all  subcontractors  to  fumififti  to  the  Btate  highway  depart- 
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ment  on  forms  to  be  prescribed  and  in  accordance  with  instructions  to  be  issued, 
coDies  of  weekly  pay  rolls  within  3  days  after  the  payment  of  such  pay  rolls, 
and  there  shall  be  attached  to  such  pay  rolls  an  affidavit  as  r^^quiJ^e^l  J>y_^e 
provisions  of  Public  Act  No.  324,  Seventy-third  Congress,  approved  June  13, 1934, 
which  shall  be  included  in  and  made  a  part  of  the  special  provisions.  Bach  pay 
roll  shall  be  accompanied  by  a  stotement  indicating  the  approximate  expwidl- 
tures  for  the  principal  materials  used  or  porcliased  for  the  work,  itemized  as 
may  be  required.  The  pay  rolls  shaU  be  divided  into  four  seetkMi^  under 
which  shall  be  ai^ropriately  grouped : 

(1)  Executive,  administrative,  and  supervisory  employees, , 

(2)  Skilled  labor. 

(3)  Intermediate  labor. 

(4)  Unskilled  labor.  ^  „  ^  ,„  . 
All  employees  shall  be  paid  weekly  and  all  pay  rolls  shall  be  submitted  for 

each  calendar  week  not  later  than  the  third  day  after  the  date  on  wbl<3i 
employe,  s  are  paid,  which  shall  not  be  later  than  Wednesday  o£  the  week 
following  the  week  covered  by  the  pay  roll.  ,     ^  * 

The  total  number  of  hours  of  employment  given  under  each  of  the  four 
sections  of  the  pay  roll,  together  with  the  total  amount  paid  under  each  section 
of  the  pay  roll,  shall  be  shown  on  each  week  y  pay  roll,  and  the  totals  for  both 
items  shall  be  carried  forward  to  succeeain;;  pay  rolls,  so  that  the  final  pay 
roll  will  retlect  the  total  hours  of  employment  given  to  the  difierent  classillca- 
ticns  of  labor  as  well  as  the  total  amounts  paid  to  each  classification.  Deviation 
from  this  procedure  will  not  be  permitted.  The  contractor's  time  book  shaU  be 
onen  to  inspection  by  the  Secretary,  or  his  authorized  representative,  and  to 
authorized  representatives  of  the  State  highway  department  at  any  time. 

A  monthly  report  shall  be  prepared  by  the  contractor  on  forms  furnished 
by  the  Department  of  Labor  for  each  calendar  month,  showing  the  number  ot 
persons  on  the  pay  rolls  of  the  contractor  and  subcontractors  on  each  project, 
tbe  aggregate  amount  of  such  pay  rolls,  the  man-hours  worked  during  the 
month,  and  the  approximate  exiienditures  for  materials  during  the  month  item- 
izel  as  may  be  required.  This  report  in  duplicate  shall  be  furnished  to  the 
State  resident  engineer  on  the  project  within  5  days  f"®' ClOSe  «E  ea^ 
calendar  month  and  iiromptly  transmitted  by  him  to  the  distrilit  engliieer  of 
the  United  States  Bureau  of  Public  Beads.  ^  .  ^ 

The  pay  roUs  shall  show  clearly  whether  or  not  the  persons  listed  thei  eon 
as  obtained  Item  the  Beempl^wroent  Service  were  Usted  as  drawn  from  the  relief 

EaiPLOYMENT  AGENCIES 

SBC  15.  All  contracts  for  work  to  be  done  shall  provide  that  labor  required 
for  such  projects  and  appropriatdy  to  be  selected  through  local  emp  oyment 
services  Siall  be  selected  from  qualified  workers  referred  by  employment 
agen^^es  designated  by  the  United  States  Employment  Service  and  m  accordance 
with  the  required  special  provisions. 

SUBLSTTIN6  AND  SVBGONTBACTING 

fiEC  16  \n  contracts  for  projects  shall  contain  suitable  stipulations  designed 
to  insure'  that  not  less  than  80  percent  of  the  work  embraced  in  the  eontrart. 
exclusive  of  items  not  commonly  found  in  contracts  for  Similar  work,  or  wWcft 
reouire  highly  specialized  knowledge,  craftsmanship  and/or  equipment  not 
ordinarily  available  in  contracting  organizations  which  perform  work  of  the 
cCacJe/embraced  in  the  contract,  shall  be  performed  by  the  contractor  with 
Ms  own  organization;  provided,  that  a  procedure  may  be  approved  whereby  a 
cStoSor  who  states  in  his  proposal  a  particular  item  or  items  which  he 
OTODOses  to  sublet  and  names  the  subcontractor  to  whom  he  proposes  to  sublet 
?iTwork  may,  if  such  item  or  items  do  not  constitute  the  major  item  or  items 
«f  the  contract  have  such  work  performod  by  the  subcontractor  named  not- 
withstaSg  the  above  limitation.  The  State  highway  department  shaU  furnteh 
To  the  Buiefu  of  Public  Itoads  for  transmittal  to  the  Wwte  PW«SS  Admtols- 
tniti^in  and  to  the  Department  of  Labor  the  names  and  addresses  of  all  Sttb- 
contractors  on  projects  at  the  earliest  date  practicable. 

USE  OF  DOMESTIC  MATERIALS 

Sm  17.  All  contracts  for  projects  shall  provide  that  in  the  performance  of 
the  work  the  contractor,  subcontractors,  material  producers,  or  suppliers  shall 
S^BUch  unmannfactured  articles,  materials,  and  suppUes  as  have  been 
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lactured  as  thecase  W^ta^  the  ^^.^.^^^^  uiaterials,  or 

or  supplies  of  me  class  or  ™"  .  ^  „ot  mined,  produced,  or  manu- 
supplies  from  which  they  are  ™anutacturea       u  t  ^  ^nd  reasonably 

taSured,  as  the  case  may  be.  in  the  U^^ted  »  a*^^^^^  provided,  how- 

^vaiUble  commercml^  J'^t  to  some 

requirement,  or  that  it  '^^^^^.'^^^^^'^^Se  particular  articles,  materials,  or 

:ss,rdrpu^'s<f^ss?rr^  ttsr^s:^       ^^m^  the 

exception.  DmBCT-LABOE  0»  fOBCB.<U«>UNT  WOBK 

i«  All  work  done  by  direct  labor  or  force  account  shaU  be  s«Mect  to 

%'%'''\VZ:Z  Oi  S^kt^f^rorS^SST  reimbursed  for  actual 
affected  lai^^^.^^' J'fJ"^  -„rt  their  accounts  of  such  work  must  be 

costs  incurred  because  of  the  pro3ert,antt  tn^^^  reimbursement. 

Cnisfed  b%e  7ai?rU^^^^  Kporary  work  wUl  be 

1^  ^  ^vage  value  when  the  material  is  released. 

MATERIALS 

«^  1Q  All  contracts  for  the  construction  of  grade-crossing  projects  which 
f^r Srw^lf  or  in  part  with  Works  Program  grade-crossmg  funds 

wmmimM 

Sued  locallv  fro,/  a         er  of  ^d^nden^^^ 
State  of  quotations  from  not  ^essttan  thrw         «^aiers  wm  ^  ^ 

^Jne2ure^r4b^^^^^  adverS'fs  ^^allbe  employed  in 

X  InvchiJ  ori^l^^^  and  the  award  made  on  the 

Slis^  <rf  SeS  b^  pXicly  opened.  In  the  event  that  arrangements  are 
made  bv  S  Government  for  the  purchase  of  materials  which  may  he  used 
r  dirit-labor  Jr  force-account  work,  the  same  option  with  respect  to  the 

use  of  such  materials  sh;ill  obtain  as  on  contract  wort.   

All  materhnls.  whether  used  on  contract  or  force-account  work,  shall  comply 
With  approved  specifications. 

APPROVAL  OF  FLAMB  BY  DISTBICT  ENGINEER 

Seo  20  When  in  the  opinion  of  the  district  engineer  of  the  Bureau  ei 
PulSfc  Roads  a  State  shall  have  filed  a  complete  project  statement  for  a 
nroiect  on  an  approved  program  and  satisfactory  plans  «P«^"Z^„SS 
estimates  thSefo?  or  for  anv  part  thereof,  the  district  engineer  may  author^ 

;Sls1m'ent  of  such  project, 'or  of  ^"e^P-^*^^'' C'iha  "  notT^^^^ 
approval  of  such  plans,  specifications,  and  esttmates,  but  shall  not  concur  in 
?he  award  of  anv  contrkct  until  after  the  project  statement  has  been  approved 
miMte  S  rWghotder  of  priority  with  respect  to  providing  employment  and 
dfflSSTto^^  «>&or«ing  t»  these  rules  and  regulations  to  the 
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^tent  of  a  reasonable  percentage  of  the  work  permissible  under  the  different 

classifications  of  projects  may  be  approved  by  the  district  engineer  for  con- 
struction upon  the  submission  of  a  project  statement  and  satisfactory  plans 
prior  to  formal  action  on  a  detailed  program  submitted  by  any  State,  provided 
clearance  is  obtained  on  such  projects  irom  the  State  director  of  the  National 
Emergency  Council  and  the  State  administrator  of  the  Works  Progress 
Administration. 

H1GHWAT-FLANNIN6  PBOJECTS 

Sec.  21.  With  the  approval  of  the  Secretary,  not  to  exceed  IV2  percent  of  the 
amount  apportioned  to  any  State  for  eliminating  the  hazards  to  life  at  railroad 
grade  crossings  may  be  used  for  surveys,  plans,  and  engineering  investigations 
of  projects  for  future  construction  in  such  State  or  for  the  general  planning 
of  a  complete  highway  system  and  program  of  highway  improvement  for  such 
State.  Sach  proposed  surveys,  plans,  and  engineering  investigations  shall  be 
initiated  by  the  State  highway  department  in  the  same  manner  as  other 
projects  by  the  submission  of  a  project  statement  and,  if  approved  by  the 
Secretary,  the  work  may  be  prosecuted  under  a  project  agreement.  This  section 
shall  not  apply  to  surveys,  plans,  or  engineering  investigations  of  construction 
projects  to  be  financed  with  any  regular  Federal-aid  funds  immediately 
available. 

jaOBBOifATB  PLAN  FOB  UTimATION  OF  W&BXB  VaOf»AM  COUDE-CBaSSING 

FUNDS 

Sbc.  22.  Any  State  highway  department  desiring  to  do  so  may  propose  wa 
alteraate  plan  for  the  ntUisatioii  of  Works  Program  grade-crossing  funds  and 
such  alternate  plaii  may  be  approyed  provided  it  satisfies  the  following 
conditions : 

(1)  That  the  State  enter  into  a  binding  agreement  with  the  Secretary  to 
undertake  Works  Program  grade-crossing  projects  in  accordance  with  all  the 
rules  and  regulations  promulgated  for  such  projects  except  with  respect  to 
section  6,  entitled  Basis  of  approval  of  projects",  and  such  portions  of  other 
sections  as  directly  relate  to  section  6. 

(2)  That  in  consideration  of  such  release  from  the  requirements  of  the 
rules  and  regulations  respecting  "Basis  of  approval  of  projects"  and  such 
portions  of  other  sections  as  directly  relate  to  this  section,  the  State  agrees : 

a»  To  take  from  the  relief  roils  and  give  employment  to  its  full  quota 
of  individuals,  determined  by  dividing  the  allotment  to  the  State 
for  Works  Program  highway  projects  and/or  Works  Program  grade- 
crossin?^  projects  by  the  allowable  expenditure  of  $1,400  per  man- 
year  of  employment,  or  to  provide  the  equivalent  in  man-hours  of 
employment  on  the  basis  of  1,560  man-hours  of  employment  per 
year  (130  hours  per  month  times  12  months)  provided,  however, 
that  if  the  minimum  wage  rates  established  by  the  State  highway 
department  are  such  as  to  make  possible  monthly  earnings  substan- 
tially In  excess  of  the  schedule  of  monthly  earnings  established  by 
Executive  order  for  the  general  Works  Program  by  giving  employ- 
ment for  less  than  loO  hours  per  month,  the  maximum  hours  of 
employment  per  month  miiy  be  adjusted  accordingly  and  the  equiva- 
lent man-hours  of  employment  per  year  may  be  computed  on  such 
bMsis. 

J,  To  give  employment  to  all  such  individuals  so  employed  at  the  deter- 
mined wage  rates  and  hours  of  employment  for  a  period  of  1  year, 
or  the  eQttlvalent  thereof  in  man-hours  of  employment  on  highway 
work  under  the  direct  supervision  of  the  State  highway  department. 

0.  To  provide  State  fonds  to  carry  into  effect  this  obligation  to  the  extent 
necessary  in  excess  of  Federal  hi^ihway  funds  allotted  the  State. 

4.  To  cooperate  with  the  Bureau  of  Public  Roads  and  the  Works  Progress 
Administration  in  every  way  possible  to  ma've  the  rollof  employment 
( ff ^ct i vo  and  in  harmony  wit h  the  adm iuistratiun's  work-relief 
policies. 

€.  To  furnish  certified  copies  of  all  pay  rolls  on  which  work-relief  labor 
is  employed  under  this  proposal  showing  the  names  of  persons  taken 
from  relid:  r<dls  and  the  total  man-hours  of  employment  given  to 
each.  The  totals  In  man-hour  mnployment  shall  be  eanried  forward 
to  succeeding  pi^  rolte. 
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iS)  TO  safeguard  the  interests  of  the  Government  the  total  Federal  relmboracr 
mpnt  to  the  State  at  any  time  on  Works  Program  grade-crossing  Projects 
mimoved  under  the  alternate  plan  shall  not  exceed  the  product  of  the  total 
S  hour  XToymln?  g^  to  individuals  from  the  public  relief  ro  Is  on  such 
Zjecte  aSd  other  promts  undertaken  by  the  St..te  on  whicl.  credit  may  be 
Skin  for  Ite  rSef  emptoyment  quota,  multiplied  by  the  allowable  expend l  ure 
of  Works  Sg^m  g^de-crossin  for  each  mau-hour  of  employment  given 

eomputed  as  outlined  in  tliis  section. 

STATE  RBGULATOBT  BODIES 

Sna  28  A  State  which  has  laws  vesting  control  of  grade-cro^sing  matters  Itf 
anTothei  agency  than  the  State  highway  depuitment  must  necessarily  effect 
^perTdve^rangements  between  such  agency  and  the  St^Oe  highway  d^art- 
ment  for  the  purpose  of  carrying  out  tbe  program  of  projects  conteittplated  by 
Se  act  Con  roversies  over  the  division  of  cost  between  a  railroad  and  the 
sSte  should  not  arise  when  Fedoal  funds  are  available  for  paying  100  percent 
of  the  construction  cost  of  grade^»ossIag  projects.  The  approval  of  a  public 
utiUties  J^Swion  oTother  governing  body  in  a  State  to  work  o  this  character 
XrelgrSS  exists  betwSen  the  affected  parties  with  respect  to  established 
Sades,  clearances,  etc.,  and  controversies  are  eliminated  respecting  divisuai  of 
Stewill  be  largely  a  matter  of  form.  Every  effort,  therefore,  should  be  made 
^TpreTent  delay  to  the  program  because  of  the  formality  of  clearing  sw& 
matters  through  a  State  regulatory  body. 

coNTBiBirnoira  FBttm  kailboads 

Sbo  24  Grade-crossing  projects  shall  be  undertaken  on  a  basis  that  will  im^ 
pofe  no  im  omntary  confributions  on  the  affected  railroads.  State  Jaws  whid» 
impose  a  fixed  contribution  upon  the  railroad  companies  for  work  of  tjis  char- 
S  than  be  held  not  to  apply  to  projects  under  the  act  If  any  contribution 
S^a  raifroad  cornpany  is  indicated  for  right  of  way  or  construction  cost  of  any 
nroJect  the  record  of  such  project  shaU  be  supplemented  by  a  statement  from 
Siiroad  Smpany  that  th«  todicafced  participation  is  whoUy  voluntary. 

MAINTENANCE  OF  SECONDARY  OR  FEEDER  PBGJECM 

Rmu  25  Project  agreements  for  secondary  or  feeder-road  projects  shall  pro- 
vlSforthe  nilntOTance  of  such  projects  by  the  State  where  the  law  permits 
Se  State  to  undertake  such  maintenance ;  otherwise  the  State  shall  submit  in 
Se  form  prescribed  by  the  Secretary,  an  agreement  with  the  county  or  othei 
political  subdivision  for  such  maintenance. 

MAINTENANCE  OP  PBOJECTS  WITHIN  MUIIICIPAIITIBS 

SlDC  2a  Project  agreements  for  projects  within  municipalities  shall  provide 
for«ie  maintenance  of  such  projects  by  the  State  where  tbe /^^v  permite  tte 
State  to  undertake  such  maintenance;  othei-wise  the  State  shaU  submit,  in  tte 
form  prescribed  by  the  Secretary,  an  agreement  with  tbe  mumcipaUty  or  other 
political  subdivision  for  such  maintenance. 

AYAILAILITY  OF  FUNDS 

Seo  27  The  funds  apportioned  to  the  State  under  the  act  are  for  use  dnrln| 
the  fiscal  vear  lt>36.  They  are  available  only  to  the  extent  that  they  can  be  used 
expeditiously  under  these  rules  and  regulations. 

STATES  WITHOUT  SATISPACTWY  HIGHWAY  DEPARTMENTS 

SEC.  28.  If  the  Secretary  shaU  find  that  any  State  te  without  a  Mtisfactory 
State  highway  department,  as  defined  by  the  Federal  Highway  Act  (Sec.  2).  the 
administration  of  the  apportionment  to  such  State,  pursuant  to  the  Lmer^ren.  y 
Belief  Appropriation  Act  of  1985,  shall  be  subject  to  such  special  rules  and  re?;u- 
authorised  by  law.  as  may  be  prescribed  by  the  Secretary  o£  Agrxcultuie. 

PAYMENT  TO  STATES 

Sac  29.  No  payments  will  be  made  to  any  State  on  account  of  work  performed 
on  anv  nroJect  which  has  not  been  done  in  accordance  with  these  rules  and  regu- 
h^us  and  the  special  provlaiona  issued  thereunder.  The  linal  voucher  for 
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each  project  shall  be  a€c<Miipanled  by  a  statemait  sbowing:  (1)  The  total  man- 
hours  of  emplosrment  given  to  persons  employed  on  the  project  nnder  each  pay- 
roll classification  together  with  the  total  amounts  paid  to  such  employment 
classifications ;  (2)  the  quantities  and  cost  of  each  of  the  principal  materials 
purchased  from  commercial  sources  and  entering  into  the  work;  and  (3)  the 
quantities  of  each  of  the  principal  materials  produced  locally  by  the  contractor 
and/or  subcontractors  and  entering  into  the  work. 

JIPPUCATBON  OF  KB6inL4TI01W 

Sec.  30.  These  rules  and  regulations  shall  apply  to  all  funds  allocated  and 
apportioned  ov  otherwise  made  available  thereunder  for  the  elimination  of  - 
hazards  to  11  To  at  railroad  grade  crossings  from  the  appropriations  contained 
in  the  Emergency  Relief  Appropriation  Act  of  They  shall  not  apply  to 

projects  under  tbe  direction  or  supervision  of  the  Works  Progress  AdminlstraticHi. 


